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BILL NO. S-83-03 ~/^ 


SPECIAL ORDINANCE NO. 

AN ORDINANCE approving Change Order 
No. 1 for Resolution No. 5907-81, 
Harrison Hill Improvement Project, 
in connection with the Board of 
Public Works. 




BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 


FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1, Resolution No. 
5907-81, Harrison Hill Improvement Project, with T & F Construc¬ 
tion Corporation, in connection with the Board of Public Works, 
for: 


Unscheduled additional 6" sidewalk was 
necessary because of the driveways; 
commercial driveways were affected and 
replaced; small amount of drainage was 
required; 

involving a net increase in the amount of Twenty-Three Thousand 
Eight Hundred Fifty-Six and 52/100 Dollars ($23,856.52), all as 
more particularly set forth in the specifications, and which is 
on file with the Office of the Board of Public Works, and is by 
reference incorporated herein, made a part hereof and is hereby 
in all things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 








Read the firs' 
seconded by 


in full and on motion by_ 


and dujy^op^d, 


econd time 
(and the City 


by title and referred to the Committee _ _ 

plan Commission for recommgnd ation 4—and —Public Hearing to be hel d^after 
due legal notice, ai^the^Council Chambers, City-County BuildmgT Fort Wayne 

Indiana, on__, the_day of 

19_, at_ o 'clock ^M.^ E.S.T. 


DATE: 




in /toll and on m otion by 


seconded by 
passage. PASSED 

TOTAL VOTES 

, and duly 

(LOST) by/the following vote: 

AYES NAYS ABSTAINED 

9 

adopted, placed on its 

i ABSENT TO-WIT: 

BRADBURY 



BURNS 

~ 


EISBART 

1/ 


GiaQUINTA 

</ 


SCHMIDT 



SCHOMBURG 

iA 


SCRUGGS 

</ 


STIER 

iS 


TALARICO 

A 


DATE: 

3 - J -Z--&3 

— /Lr, 


CHARLES W. WESTERMAN - CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, 

■(ANNEXATION) (SPECIAL) 


Indiana, as (ZONING-MAP-)-- (GENE R AL - ! 

( APPROPRI ATIONS ORDINANCE '"fRE SOLUTION) 

on the <==^o( day of 


GLUTTON) NO._ 


*ca 








CHARLES W. WESTERMAN - CITY C^RK 


PRESIDING OFFICER 


Presented by me to the Mayor sat the City of Fort Wayne, Indiana, on 
J2 d ay of , 19 fcf* , 


at the hour of 





Approved and signed by me this 
19 _, at the hour of_ - H o 'clock 


CHARLES W. WESTERMAN - CITY CLERK 

_day of ■AlYSou^K 


v_ . 

WIN MOSES, JR. L MAYO 



















































































S-83-03-15 


BILL NO. 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

WE, YOUR COMMITTEE ON Public Works _TO WHOM WAS REFERRED AN 

ORDTNANCE a PP rov; *- n U Change Ofder No. 1 for Resolution No. 5907-81, 
Harrison Hill Improvement Project, in connection with the Board of 
Public Works 



HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND 
BACK TO THE COMMON COUNCIL THAT SAID ORDINANCE 

SAMUEL J. TALARICO, CHAIRMAN 


PAUL M. BURNS 


VICTURE L. SCRUGGS, VICE CHAIRMA N 


MARK E. GiaOUINTA 


ROY J. SCHOMBURG l f 

j&B- 




























r.r 2 Crier Co- 1 __ 

j.cct K'O- Harrison Hill I mprovement 

s of Project ______ 


T & F Construction Corporation 
~~ (Contractor) 


755 - -7 

Resolution No. 5907_-_8 1_ 


Board Order No. 173-78_ 
Bate 2/4i83_ 


hereby requested to comply v.'ith the following chances from the contract plans and 



cr*nft L 


hereby (added to) 


Or^ cinal Contract Price _ _ __? _ c~ 

Current Contract Price Adjusted by.Previous Charge Orf- $ 
Ke» Contract Price Including this Chengs -rcer 


5 ) the total contract 
418 t 817.90— 


S 442,674-42_ 


. P-^iaed for completion in the contractors,^project 1.Junchan^ed,^i-eesed,, 

scree sea) by__ c & le.,dc_ ^ — 0 - s this document shall become an 

.^iV^^ tr.ct^^l’go^ ns- oi'^contract shall apply hereto. 

" - &mk _ 


-epted by: 
proved by: 


b v: //AasILy U. £Mi/Zf/0ylhs~'. 

TV . 

f (Chief 

Street tr.cineeri 

(Contractor), 

: ' _/ Us* --■ 

(Director 

ItSSSSIKS.’ 



(Owner) 


Date jL-/i-fS 






















































































Resolution No- . 3907-81 
Board Order Mo- 175-78 


,.. rD< ..; t y fo- chancer Unscheduled additional 6" side-walk was nece 
driveways. Also, commercial driveways were affected and r eplaced. _A 

ditional drainage was required. ______ 


ssary because of the 


small amount of ad- 


VJ111 proposed change 
If yes, explain: ___ 


o: 


No 


X 





Project 


E ncir.eer 


B.K. Datta 





































































Resolution !;o. - 3907-81 

Board Order No. 175-78 


Unscheduled additional 6" sidewalk was necessary because of the_ 


Necessity xor cnancer 
driveways. Also, commercial driveways were affected and replaced. A s mall amou n t of a d - 


ditional drainage was required. 


ill proposed cnano; 
f yes, explain: _ 


alter size of tne project 


Affect on oper 






Project Enci.neer 


B.K. Datta 































































420 ' 


Admn. Appr._ 


DIGEST SHE ET / |> ^ ^ ^ 

TITLE OF ORDINANCE Change Order No. 1 for Res soots, u, • 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works 


SYNOPSIS OP ORDINAMCE . Scheduled additional 6" sidewalk was necessary because 


_of the driveways. Also, commerciai driveways were affected and repiaced A 
SmaU a " 0l " ,t ° f additi ° nal_ ^ : ~^^^ 


Harrison Hill Improvement Project is T 6 F Construction Company. 



EFFECT OF PASSAGE Progress of payment 


EFFECT OF NON-PASSAGE. 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURES, SAVINGS) $23,856.52 


ASSIGNED TO COMMITTEE (PRESIDENT) 




































































